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Durinc the past week our Project Officer has 
conducted an Intensive review of the status of the legal 
information storage and retrieval ays tea. The purpose 
of the review was to attempt to learn why s che d u le 
slippages and eost overruns had developed in the work 
which end Systems Science Corporation are doing for 
us on the project end to foraulate and take whatever 
steps seeaed necessary to prevent more of the same. 

Ve have just received his report, end a copy is enclosed 
for your inf ores tl an • Unless you instruct us otherwise* 
ve will carry on as the report indicates* end with the 
con t in u i n g advice of the Computer Committee. 

John B. Pannisten 
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Source: https://www.industrydocuments.ucsf.edu/docs/nzwjOOOO 
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